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Adequate flood control Is a critical necessity to the 
prosperity and economy of the East San Jose area. An intolerable 
situation exists when residential areas, orchards, highways and 
other properties are subjected to, and damaged by, floods as in 
the winter of 1951-52, 

It Is quite generally known that East Ssn Jose is de¬ 
luged In every wet winter by the tremendous flood flow from an 
area encompassing over 36 square miles,, The suggested program 
of improving the major channels includes the proposed "Silver 
Creek & Thompson Creek Improvement from Evergreen Canal to 
Coyote Creeko !! This project may be augmented by the proposed 


"Babb Creek & Tributaries Improvement from Mount Hamilton Road 
to Silver Creek," the construction of a multipurpose or water 
conservation dam in the Silver Creek watershed about 2,5 miles 
southeast of Loupe Avenue, and several other projects* 

The improvement of the Silver Creek & Thompson Creek 
Channels will substantially reduce the severity of floods In 
the East San Jose area and will provide another step toward the 
ultimate solution of the entire problem. 
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The project, as shown on the accompanying plans, will 
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The project has been divided into three parts, as shown 
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of the Silver Creek channel from Silver Creek Road to Coyote Creek, 
The Thompson Creek project provides for the improvement 

of the Thompson Creek channel from Evergreen Channel to Silver 
Creek, 


The Yerba Buena Creek project provides for the improvement 
of the Yerba Buena Creek Channel from Villa Vista Road to Thompson 
Creek. 


The proposed channels will accommodate the flood flow from 
a drainage area of over twenty square miles and allow the potential 
residential and commercial development of the area to be free of the 
present flood damage hazard. 


PURPOSE 


The purpose of this report is to describe in general the 
proposed project. Its scope is preliminary in nature and deals 
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channels. 

This project deals only with the improvement of Silver 
Creek, Thompson Creek and Yerba Buena Creek within limits in¬ 
dicated under ’’General Location.” 

Following a study of topography, rainfall and runoff 
characteristics, a channel has been developed with the align¬ 
ment and section as shown on the accompanying plans. This align¬ 
ment will conform and become a part of the comprehensive system 
mentioned above. 

Right-of-way widths as specified on the accompanying plans 
will accommodate a designed channel section capable of handling 
the expected floods under conditions of ultimate development. 

On Yerba Buena Creek and on Thompson Creek south of Aborn Road 

the right-of-way shown is for future acquisition only and it will 
not be purchased under this report, with the following exceptions 
the check damsltes on Yerba BuenaCreek and Thompson Creek and the 
trash rack site on Thompson Creek. For purposes of this project 
the channel capacities are as follows; 
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the interest of the zonei 


automatic drainage gates and appur¬ 
tenances, access rights-of-way for maintenance, check dams and 
other items to be determined by the County Engineer, 

ESTIM/.TED COSTS 

The estimated cost of the project will be 11,910,ij.92.6l 
and will include construction costs, lands, rights-of-way, ease¬ 
ments and properties to be taken, acquired or damaged in carrying 
out said project! engineering inspection, supervision, legal, 
clerical, advertising, printing and contingent expenses. It 
also includes the cost of fencing and replacement costs of ex¬ 
isting fences damaged during construction. 

METHOD OF FINANCING 

Under provisions of the Santa Clara County Flood Control 
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S-eneral Sped: 


ons for all excavation, compacted. 




;orm drains, appurtensnces and miscellaneous construe- 
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hall be according to County Standards and the provisions 
of the Standard Specifications of the State of California Depart¬ 
ment of Public Works, Division of Highways, that apply, 

LANDS s RIGET8-OF-WAY AND EASEMENTS 

Lands, rights-of-way and easements will be required to 
provide for the channels, levees, s tona drains and access and be 
of widths specified on the plans e ; i ' 

RELOCATION OF STRUCTURES AND UTILITIES / ; v 1 

In some instances specified right-of-way width will reduce 
the area of certain existing improved lots to a size insufficient 
in area to accommodate a relocated home. It may be necessary to 
purchase the house and lot in approximately thirteen of these 
cases, 

Certain underground utilities such as sanitary sewers, gas 
mains, water mains, telephone ducts, etc. will have to be raised, 
lowered or relocated where such utilities conflict with the pro¬ 
posed cha me 1, 

CONCLUSION 
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SILVER CREEK 
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Unit Cost 

Total 

Excavation 

474,340 

cu. 

vds. 

cf 

■ft Pn 

«{p ® 

$ 237 , 170.00 

Pill 

106,295 

cu. 

31 dS » 

. 25 

37 , 199.75 

Concrete Lining 

5,508 

cu. 

yds. 



Pam 3 ri dge ( 1 ) 

6 

ea. 


3,000.00 

19 , 000.00 

Farm Bridge ( 2 ) 

1 

■ir 

ea. 


• 4,000.00 

4 ,000.00 

Foot Bridge 

5 

ea. 


1 , 500.00 

7,500.00 

10 x 6 Culvert 

2 

ea. 


8 , 000.00 

16,000.00 

12 x 8 Culvert 

1 

ea. 


12 , 000.00 

12,000.00 

32 x 10 Bridge 

3 

ea. 


25,000.00 

75,000.00 

25 x 10 Bridge 

1 

ea. 


30 , 000.00 

30 , 000.00 

2 k x 12.5 Bridge 

2 

ea. 


30 , 000.00 

60 , 000.00 

25 x 12 Bridge 

1 

ea. 


40 , 000,00 

40 , 000.00 

2 l| x 12.5 Bridge 

1 

ea. 


14,000.00 

14,000.00 

2 k x 12,5 Bridge 

1 

ea. 


10,000.00 

10,000.00 

24 x 12.5 Bridge 

1 

ea. 


17,000.00 

17,000,00 

24 x 12,5 Bridge 

*3 

ea. 


6,000,00 

A nn n aa 

ix js W M w « W V s 

20 x 11 McKee Box Add. 
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70,000.00 

70,000.00 
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Quantity 


Unit Cost 

Tot sX 

Replace Diversion Weir 

1 

ea* 


# 3,500.00 

# 3 , 5 oo»oo 

Remove Buildings 

Remove Exist. Wood 5c Concrete 

1 

Lump 

Sum 

2,000.00 

2,000.00 

Retsining Wal1 

1 

Lump 

Q-s 

5 , 000.00 

5 , 000.00 

Confluence Structure 


ea. 


5 , 000.00 

10,000.00 

27" Storm Drain Extension 

l 

m-R' ' 1 

Lump 

Siam 

1 , 500.00 

1 , 500.00 

6® Chain Link Fence? 

12,800 

lin. 

ft. 

1.6? 

21,376.00 

6 ? Floating Gate 

11 

ea. 


500.00 

5,500.00 

Sewer Siphon 

9 

ea. 


800.00 

7,200.00 

Surfs.ce Drains x-d.th Rip Rap 

30 

ea* 


200.00 

6,000.00 

Clearing & Grubbing 

1 

Lump 

Sum 

15 , 000.00 

i5.ooo.oo 


Land Acquisition Costa 

Land 

Imp rov e merits 


$ 230,700.00 
lj.0, 500.00 
27,000.00 
| 297,200.00 


mees 
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Unit Cost 

Tot al 

Excavation 

82,020 

cu. yds. 

•1 *50 

$ lj. 1 , 510.00 

Pill 

8,110 

cu. yds. 

*35 

2,338,50 

Trash Rack 

1 

ea, 

3 , 000,00 

3 , 000.00 

Che ok Dam (1) 

k 

ea. 

10 , 000.00 

40 , 000.00 

Check Dam (2) 

2 

ea. 

12,000,00 

24 , 000.00 

Farm Bridges 

2 

ea. 

3 , 000,00 

6 , 000.00 

20 x 10 Bridge 

1 

ea. 

13,000.00 

13,000.00 

2ij. x 8 Bridge 

1 

ea. 

20 , 000,00 

20 , 000.00 

Lower Gas Line 

1 

ea. 

7 , 500,00 

7 , 500.00 

6* Chain Link Perce 

i, 5 oo 

lin, ft. 

1.67 

2 , 505.00 

Surface Drain with 
Rip Rap 

15 

ea. 

200.00 

3 , 000.00 

Clearing & Grubbing 

i 

Lump Sum 

5 , 000,00 

5 , 000.00 
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$ 12 , 000,00 


Land Acquisition Costs 

Land $ 2,100.00 

210.00 

| 2,310.00 


Pees 












Excavation 

Pill 

Concrete Lining 
32* x 10* Bridge 


63 ,100 cu. yds« 
1,525 CU, yds, 
000 cu , yds » 
1 ea* 


* pi ten no 




25,000.00 


Sub-Total 


533»75 

- 27, 

25 , 000*00 
m t 0 8’$.7f 


Lend Acquisition Cost 


Land 

Improvement s 


6.3 acres 


3,000.00 


18.900.00 


Sub-Total 


18 , 500.00 


TO TAL 


\oi t ?n« 75 


Hixlstlng Route (18) to (22) 

Construction Cost 


Excavation 

Fill 

Concrete Lining 
32* x 10* Bridge 
Remova1 Exist, Bridge 


35,300 cu. yds, 

1,525 CU, yds. 

1,690 cu. yds, 
2 ea. 

2 ea. 


,50 

.35 

3 40 0-0 
25 , 000.00 
5,000.00 


17,650.00 

533.75 


J LipS. ■ 4j ® v3' v7 * 5 ^ 
50 , 000.00 
10 , 000.00 


Sub-Total 


Land Acquisition Cost 




Acres 


mnrovements (House & Barn) 


3,000.00 


15 , 900.00 

23 , 000,00 


Sub-Tot al 
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